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ACTION EUR- 12 

INFO OCT-01 ISO-OO EURE-00 EB-07 RSC-01 /021 W 

068750 

PR 171026Z JAN 75 
FM AMEMBASSY BELGRADE 
TO USDOC WASHDC PRIORITY 
INFO SECSTATE WASHDC 1749 
AMCONSUL ZAGREB 

UNCLAS BELGRADE 0242 

E.O. 11652: N/A 
TAGS: BEXP YO 

SUBJ: MAJOR PROJECT/FGT: PORT OF BAR EXPANSION 
REF : A. BELGRADE 5957 B. BELGRADE 5958 

SUMMARY. PORT OF BAR ANNOUNCES PREQUALIFICATION PROCEDURES WITH 

FEBRUARY 23 DEADLINE FOR ADDITIONAL GROUPS OF IBRD 

ASSISTED CIVIL ENGINEERING WORK. TOTAL COST OF PORT 

EXPANSION ESTIMATED AT ABOUT $60-65 MILLION INSTEAD OF 

$35 MILLION REPORTED REF A, WHICH IDENTIFIED INCREAMENTS 

LISTED BELOW AS IB THROUGH IC (WITH OIL STORAGE 

FACILITY NOW TEMPORARILY EXCLUDED). INCREMENT IA 

REPORTED REF B. ONLY PREQUALIFIED FIMRS MAY PARTICIPATE 

IN BIDDING. WHICH WILL BE ADVERTISED DURING FIRST HALF 

1975. PREQUALIFICATION DOCUMENTS SENT USDOC. FIRMS WILL 

BE PERMITTED TO SUBMIT BIDS ON ONE, ANY COMBINATION OF. 

OR ALL INCREMENTS. 

FOLLOWING FOLLOWS FGT FORMAT. END SUMMARY. 

1. 479/0 l/T-0010 
2.011775 

3. W.J. WALLER 

4. 479 YUGOSLAVIA 
UNCLASSIFIED 
UNCLASSIFIED 

PAGE 02 BELGRA 00242 171401Z 

TM Y - ENGINEERING CONSULTANT AND TRADE ENTERPRISE 


Margaret P. Grafeld Declassified/Released US Department of State EO Systematic Review 05 JUL 2006 



Margaret P. Grafeld Declassified/Released US Department of State EO Systematic Review 05 JUL 2006 


6A. CABLE OR WRITE TO - 
6B. LUKA BAR ( PORT OF BAR ) 

6C. 81350 BAR, YUGOSLAVIA TELEX: LUBAR 61139 

7. REFERENCE NUMBER 02-6128/7 

8. 06/30/75 (APPROX) 

9. 204 9A. - FOREIGN COMMERCIAL TENDER 

10. 99163 -1000. CONSTRUCTION OF FACILITIES FOR PORT OF BAR INCLUDING 

- 9916201. REAILWAY NETWORK SYSTEMS WITHIN AND OUTSIDE 
PORT AREA, 

- 99164. ROAD COMMUNICATION SYTEM WITHIN PORT AREA WITH 
CARGO HANDLING AND OPEN STORAGE AREAS AND PARKING LOST, 

- 9915109. WATER SUPPLY NETWORK. SEWERAGE NETWORK (WASTE AND 
ATMOSPHERIC WATERS) WITHIN PORT AREA, 

- 9915199. REGULATION (CHANNEL EXCAVATION AND CONSTRUCTION) 

OF RENA CREEK, 

- 99171. GRAIN AND MIDDLINGS OF SOYA BEANS SILO OF 30,000 - TON 
CAPACITY WITH EQUIPMENT AND INSTALLATIONS. 

- 9911213. STORAGE SHEDS WITH INTERNAL INSTALLATIONS. 

1 1 . INTERNATIONAL BIDDING FOR THEIR IBRD - FINANCED INCREMENTS 
WILL BE ADVERTISED DURING FIRST HALF 1975. ONLY COMPANIES 
PREQUALIFIED BY FEBRUARY 23 MAY BID. ONE SET PREQUALIFICATION 
DOCUMENTS POUCHED AND SECOND SET INTERNATIONAL AIRMAIL JANUARY 17, 
TO TRADE OPPORTUNITIES SECTION. COMPANIES MAY BID ON ONE, SOME, 

OR ALL ABOVE INCREMENTS. FURTHERMORE, COMPANIES MAY BID 
SEPARATELY TO PERFORM CONSTRUCTION OR PROVIDE ELECTRO - 
EQUIPMENT PACKAGE FOR SILO. CONSTRUCTION, EXCEPT SILO AND WARE- 
HOUSE, SHOULD START SECOND HALF 1975 AND BE COMPLETED END 1976. 

SILO CONSTRUCTION TO START MAY 1 . 1976 AND FINSISH IN OCTOBER , 

1976. MANUFACTURE, SUPPLY AND INSTALLATION OF SILO 
EQUIPMENT TO BE CARRIED OUT FROM OCTOBER 1, 1975 TO 
JANUARY 1, 1977. WAREHOUSE CONSTRUCTION TO BEGIN 
UNCLASSIFIED 
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SEPTEMBER 1, 1975. ALL DOCUMENTS MUST BE SUBMITTED IN 
SERGO-CROATIAN AND ENGLISH. SUCCESSFUL FOREIGN BIDDERS WILL 
HAVE TO DESIGNATE YUGOSLAV ENTERPRISE AS AGENT. 

TOON 
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Automatic Decaptioning: X 

Capture Date: 01 JAN 1994 

Channel Indicators: n/a 

Current Classification: UNCLASSIFIED 

Concepts: n/a 

Control Number: n/a 

Copy: SINGLE 

Draft Date: 17 JAN 1975 

Decaption Date: 01 JAN 1960 

Decaption Note: 

Disposition Action: n/a 
Disposition Approved on Date: 

Disposition Authority: n/a 
Disposition Case Number: n/a 
Disposition Comment: 

Disposition Date: 01 JAN 1960 
Disposition Event: 

Disposition History: n/a 
Disposition Reason: 

Disposition Remarks: 

Document Number: 1975BELGRA00242 

Document Source: CORE 

Document Unique ID: 00 

Drafter: n/a 

Enclosure: n/a 

Executive Order: N/A 

Errors: N/A 

Film Number: D75001 8-0986 
From: BELGRADE 
Handling Restrictions: n/a 
Image Path: 

ISecure: 1 

Legacy Key: Iink1975/newtext/t1 97501 44/aaaabmcz. tel 

Line Count: 1 1 1 

Locator: TEXT ON-LINE, ON MICROFILM 
Office: ACTION EUR 
Original Classification: UNCLASSIFIED 
Original Handling Restrictions: n/a 
Original Previous Classification: n/a 
Original Previous Handling Restrictions: n/a 
Page Count: 3 

Previous Channel Indicators: n/a 

Previous Classification: n/a 

Previous Handling Restrictions: n/a 

Reference: 75 BELGRADE 5957, 75 BELGRADE 5958 

Review Action: RELEASED, APPROVED 

Review Authority: MorefiRH 

Review Comment: n/a 

Review Content Flags: 

Review Date: 04 APR 2003 
Review Event: 

Review Exemptions: n/a 

Review History: RELEASED <04 APR 2003 by SilvaL0>; APPROVED <25 Nov 2003 by MorefiRH> 

Review Markings: 
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Review Media Identifier: 
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Review Release Date: n/a 
Review Release Event: n/a 
Review Transfer Date: 

Review Withdrawn Fields: n/a 
Secure: OPEN 
Status: NATIVE 
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